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FOREWORD 

In  September  of  1962  the  Town  of  Wendell  contracted  with  the  Division  of 
Community  Planning  for  assistance  in  preparing  and  implementing  a  program  for 
community  improvement.   Since  then,  the  Wendell  Planning  Board  and  the  staff  of 
the  Division  have  completed  several  studies.   Presently,  others  are  being  prepared 
The  following  lists  the  studies  which  the  Planning  Board  and  the  Division  will 
have  completed  at  the  termination  of  the  contract. 

Base  Mapping 
Land  Use  S  urvey 

Population  and  Economic  Study 
Land  Us  e  Plan 
Neighborhood  Analysis 
Community  Facilities  Plan 
Public  Improvements  Program 
Zoning  Ordinance 
Subdivision  Regulations 

This  publication  is  a  special   study  which  deals  with  the  facilities  offered 
to  the  citizen  by  the  town,  county,  and  state.   It  inventories  the  facilities  and 
makes  recommendations  for  their  improvement  and/or  expansion  in  operation  in  light 
of  what  will  best  suit  the  town.   It  then  suggests  a  schedule  of  public  improve- 
ments tailored  to  guide  the  implementation  of  the  recommendations. 
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NORTH  CAROLINA 


COMMUNITY  FACILITIES  PLAN 


INTRODUCTION 

In  many  cases  the  conveniences,  services,  and  protection  offered  by  a  commu- 
nity are  the  very  reasons  for  its  existence  and  growth.   In  addition  to  good  job 
opportunities,  in-migration  to  a  town  can  be  attributed  to  good  schools,  recreation, 
and  municipal  services.   Sufficient  water  supply  and  sewage  disposal  are  often  the 
reasons  for  industrial  location  in  a  co  mm  unity.   Moreover,  a  town  is  often  judged 
by  the  extent  and  condition  of  its  community  facilities. 

Because  of  certain  community  facilities  a  man  can  leave  his  home  in  the  morn- 
ing and  go  to  his  job  without  worry  about  his  family,  home,  and  possessions. 
Through  sufficient  police  protection  his  family  is  safe  from  harm,  and  his  property 
is  safe  from  pilferage  and  vandalism.   Adequate  fire  protection  allows  his  property 
to  be  safe  from  total  destruction.   To  and  from  work,  he  travels  on  safe  streets 
which  are  paved  and  lighted.   In  the  morning  he  bathes  and  shaves  effortlessly  be- 
cause with  a  twist  of  a  knob  he  is  abundantly  supplied  with  running  water.   When 
he  completes  his  toilet  he  allows  the  water  to  depart  through  a  drain  to  the  sewer. 
He  is  relieved  of  the  chore  of  carrying  fresh  water  and  waste  water  to  and  from 
his  abode.   Health  and  welfare  services,  schools  and  libraries,  and  parks  and  other 
recreation  facilities  fulfill  his  family's  needs  for  education,  recreation,  and 
welfare.   To  administer  all  these  facilities  made  available  to  the  citizen,  gov- 
ernmental management  is  necessary.   This  management  is  a  community  facility  also. 

Man  could  survive  without  these  conveniences,  but  if  he  had  to,  much  of  his 
time  would  be  spent  in  supplying  himself  with  substitutes  for  them  and  he  would 
have  less  time  to  dedicate  to  the  pursuit  of  earning  his  livelihood.   Hence,  com- 
munity facilities  free  man  to  devote  himself  to  the  chore  of  earning  his  living 


without  the  care  of  supplying  himself  with  what  may  be  termed  bare  necessities. 
The  following  report  is  a  description  of  the  community  facilities  in  Wendell  with 
recommendations  for  their  possible  improvement. 

PURPOSE 

In  order  to  determine  the  quality  and  quantity  of  the  community  facilities 
offered  to  the  citizen  of  Wendell,  it  is  necessary  to  conduct  an  inventory.   This 
report  first  surveys  and  analyzes  the  facilities  and  points  out  possible  deficien- 
cies; it  then  presents  recommendations  on  improvements  and  expansions  which  may  be 
needed  now  and  in  the  future.   Necessary  information  needed  for  the  institution  of 
a  Public  Improvements  Program  is  contained  in  this  report;  it  lays  the  ground  work 
for  such  a  program  in  the  form  of  proposals.   The  Program  will  present  improvements 
in  a  logical  priority  sequence  for  the  planning  period  of  1964  through  1984. 


The  services,  protection,  and  conveniences  which  the  Town  of  Wendell,  Wake 
County,  and  North  Carolina  offer  the  citizenry  are  termed  "Community  Facilities" 
and  are  categorized  as  physical,  cultural,  and  governmental.   The  physical  facili- 
ties include  the  public  safety  functions  such  as  fire  and  police  protection,  and 
the  public  works  functions  such  as  street  maintenance,  water  supply,  and  sewage 
disposal.   Cultural  facilities  consist  of  education,  recreation,  health,  and  wel- 
fare.  Governmental  facilities  include  the  administrative  functions  of  town  hall. 


PHYSICAL 


FACILITIES 


PUBLIC  SAFETY  FUNCTION 

Public  safety  in  Wendell  demands  a  large  part  of  the  town's  budget.   The 
protection  the  town  receives  is  measured  by  the  amount  of  manpower  and  equipment 
it  has  at  its  command.   Population  trends  and  projections  indicate  that  Wendell 
will  increase  its  number  of  residents  in  the  next  fifteen  to  twenty  years,  and  as 
this  growth  takes  place,  it  will  be  necessary  to  improve  and  expand  some  of  the 
public  safety  facilities. 

VOLUNTEER  FIRE  DEPARTMENT* 

Centrally  located,  the  Wendell  Fire  Station  is  located  in  the  new  Town  Hall 
on  the  fringe  of  the  central  business  district  at  the  intersection  of  Pine  Avenue 
and  Fourth  Street.   Housed  in  the  fire  station  are  two  pumper  trucks  and  a  tank 
truck.   Both  pumpers  have  a  500  gallon  per  minute  capacity;  one  is  equipped  with 
1,550  feet  of  2\     inch  hose  and  the  other  with  350  feet  of  l\    inch  hose.   The  tank 
truck  has  an  800  gallon  carrying  capacity.   This  truck  and  one  pumper  are  radio 
equipped.   Every  four  years  the  equipment  of  the  department  is  inspected  by  the 
National  Board  of  Fire  Underwriters.   This  agency  rated  the  Wendell  Volunteer  Fire 
Department  as  a  Class  Eight  fire  fighting  organization  in  1962.   Class  Eight  is 
the  highest  ranking  a  volunteer  group  can  attain.   The  next  ranking  would  require 
a  fulltime,  professional  organization.   At  the  present  time,  the  town  has  no  plans 


Information  contained  in  this  section  was  received  from  the  chief  of  fire  and 
police    town  manager,  and  the  North  Carolina  and  Southeast  Fire  Insurance 
Rating  Bureaus. 


and  no  program  for  the  addition  or  replacement  of  fire  fighting  equipment. 

The  department  is  manned  by  twenty-two  volunteers  and  a  full-time  chief.  All 
of  the  members  are  on  call  for  service  twenty-four  hours  a  day.   The  crew  is  di- 
vided into  two  groups,  one  fights  fires  in  the  city  for  six  months  while  the  other 
fights  fires  outside  the  limits.   Twice  a  year  the  groups  exchange  service  areas. 

The  department  holds  meetings  twice  a  month.   These  sessions  are  dedicated 
primarily  to  training  in  fire  fighting  techniques  and  to  the  inspection  and  test- 
ing of  the  department's  fire  fighting  equipment.   From  time  to  time  the  volunteers 
participate  in  the  burning  of  old  houses,  barns,  and  fields  for  fire  fighting 
experience.   Periodically,  the  department  attends  a  clinic  on  fire  fighting  tech- 
niques held  by  the  State  Fire  Marshall's  Office. 

Although  the  volunteers  can  be  called  to  any  part  of  Wake  County  through 
mutual  agreement  with  other  communities,  the  jurisdiction  of  the  department  only 
extends  up  to  one  mile  outside  the  town  limits.   It  should  be  pointed  out  that 
one  of  the  pumper  trucks  remains  in  the  town  at  all  times. 

There  are  forty-nine  fire  hydrants  distributed,  approximately  800  feet  apart, 
throughout  the  community.   Ten  hydrants  are  connected  to  eight  inch  mains  and  all 
others  are  connected  to  six  inch  mains.   The  800  gallon  tanker  supplies  the  water 
for  fighting  fires  outside  the  town  limits.   Further  information  on  hydrants  and 
pressures  is  given  in  "WATER  SUPPLY"  of  the  PUBLIC  WORKS  section  of  this  study. 

Upon  completion  of  the  new  town  hall  in  1963,  the  fire  department  moved  into 
new  quarters.   Clean,  modern  facilities  are  had  here  for  maintaining  the  trucks 
and  equipment  in  top  condition  at  all  times.   In  addition,  better  accommodations 
have  been  supplied  for  the  semi-monthly  training  meetings. 


Recommendations 

The  Wendell  Fire  Department  is  very  adequately  manned  and  equipped.   The 
department  and  the  water  supply  of  the  community  easily  meet  the  National  Board  of 
Fire  Underwriter's  standards  for  the  Class  Eight  rating.   To  improve  the  town's 
rating,  it  would  be  necessary  to  hire  a  professional  crew  of  firemen,  but  this  is 
not  recommended  at  this  time.   However,  it  is  recommended  that  the  department 
purchase  an  additional  tank  truck  for  fighting  fires  outside  the  hydrant  coverage 
area  beyond  the  town  limits.   It  is  felt  that  the  800  gallon  capacity  of  the  truck 
is  not  sufficient  for  fighting  fires  beyond  the  hydrant  limits.   It  is  suggested 
that  the  town  consider  the  purchase  of  a  used  t r a c t or  - 1 r a i  1  er  tanker  with  a  capac- 
ity of  6,000  to  8,000  gallons  as  soon  as  possible.   In  addition,  financial  plans 
should  be  made  to  replace  the  older  of  the  pumpers  so  that  when  its  operation  is 
no  longer  feasible,  it  may  be  replaced  without  creating  an  extraordinary  strain 
on  the  town's  budget. 

POLICE  DEPARTMENT* 

Headquarters  for  the  Wendell  Police  Department  are  located  in  town  hall.  Here 
are  a  four-cell  jail  and  office  space  for  the  police  chief  and  radio  equipment. 
Although  the  jail  has  not  been  approved  for  the  holding  of  federal  prisoners, 
building  plans  meet  all  specifications  required  by  the  federal  government. 


Department  facts  were  supplied  by  the  town  manager  and  the  chief  of  fire  and 
police. 


At  the  present  time,  three  men  serve  in  the  police  department.   One  man 
serves  as  chief,  another  as  night  officer,  and  another  answers  the  telephone  and 
radio  from  8:00  p.m.  to  4:00  a.m.   This  represents  a  1:1620  ratio:  one  police 
officer  is  on  duty  at  a  time  to  serve  1,620  citizens.   Standards  normally  accepted 
for  police  protection  are  about  1.75:1000  to  2:1000,  or  two  officers  for  every 
1 , 000  ci  t i zens  . 

The  chief  and  officer  man  a  radio-equipped  patrol  car  which  is  available  for 
service  at  all  times.  This  car  is  in  direct  contact  with  town  hall,  and  operates 
on  the  same  radio  frequency  as  the  Wake  County  Sheriff's  Department. 

There  are  no  administrative  plans  for  expansion  of  the  police  department  at 
this  t ime . 


Recommendations 

The  population  for  Wendell  in  1960  was  listed  at  1,620.   This  was  the  popu- 
lation of  the  community  within  the  town  limits.   No  doubt,  this  figure  is  higher 
today,  and  if  the  area  just  northwest  of  the  town  limits  and  the  new  subdivision 
southeast  of  the  town  are  counted,  the  population  is  considerably  higher  than 
1,620.   These  areas  are  generally  offered  the  police  protection  of  Wendell  and 
change  the  ratio  of  protection  to  1:2800.   As  the  population  of  the  protection 
area  increases,  it  will  be  necessary  to  add  one  or  two  more  full  time  officers  to 
the  force.   It  should  be  pointed  out  that  the  community  relies  upon  the  protection 
of  a  two-man  force  which  serves  twenty-four  hours  a  day,  seven  days  a  week.   One 
officer  should  be  added  to  the  force  immediately.   It  is  felt  that  the  efficiency 
of  the  force  would  be  increased  by  decreasing  the  number  of  hours  and  continuous 


days  of  service   an  officer  must  serve  at  a  time. 

It  is  recommended  that  the  town  instigate  a  program  for  replacement  of  equip- 
ment for  the  department  in  order  that  the  buying  of  new  equipment  will  not  be  an 
extraordinary  strain  on  the  town  budget. 

RESCUE  SQUAD- 

The  Wendell  Rescue  Squad  is  an  active  volunteer  organization  composed  of 
twenty- two  members  dedicated  to  the  safety  and  welfare  of  the  community.  The  squad 
holds  meetings  twice  a  month;  normally,  the  agenda  includes  both  training  and 
business  items.   Training  consists  of  rescue  and  civil  defense  techniques  such  as 
first  aid  and  life  saving.   The  organization  operates  and  maintains  vehicles  in- 
cluding an  ambulance  with  a  stretcher  and  resuscitator  and  an  equipment  truck  out- 
fitted with  a  portable  generator,  stretchers,  and  a  field  first-aid  chest.   In 
addition,  the  squad  has  a  14-foot  aluminum  outboard  motor  boat  with  trailer  for 
water  rescue  operations.   Both  the  ambulance  and  equipment  truck  are  radio- 
equipped.   In  all,  there  are  twenty  radio  units  in  operation  within  the  organi- 
zation.  Eighteen  are  installed  in  the  automobiles  of  the  members  of  the  squad. 
Units  and  installation  expenses  are  borne  by  the  individual  members.   The  squad 
operates  on  its  own  frequency  of  the  citizen's  band. 

Monies  for  the  operation  of  the  unit  come  from  several  sources.   Each  month 
a  25  dollar  allottment  is  received  from  Wake  County,  and  donations  are  received 


*  Information  concerning  Rescue  Squad  protection  and  apparatus  was  supplied  by 
the  president  of  the  organization. 


from  civic  clubs,  businessmen,  and  private  citizens.   Subsistence  from  the  Town 
of  Wendell  has  been  under  consideration  and  is  expected  in  the  future. 

The  unit  is  called  upon  in  all  types  of  emergencies  and  has  been  summoned  to 
the  scene  of  auto  accidents,  drownings,  and  a  train  wreck.   The  squad  is  available 
twenty-four  hours  a  day,  and  its  services  are  free  of  charge. 

The  rolling  stock  of  the  unit  is  presently  stored  outside  in  the  parking  area 
across  the  tracks  from  the  Norfolk  and  Southern  Railroad  Station.   It  is  the  de- 
sire of  the  rescue  squad  to  eventually  purchase  a  parcel  of  land  in  the  community 
to  construct  a  shelter  for  the  storage  of  its  equipment  and  a  meeting  hall  to  hold 
training  and  business  sessions. 

Reco mm enda  tions 

The  rescue  squad  should  continue  in  its  efforts  to  procure  more  operating 
funds.   Definite  steps  should  be  taken  to  solicit  a  regular  allotment  from  the 
town  government.   The  unit  should  aim  its  efforts  at  the  procurement  of  land  in 
a  centrally  located  area  along  a  major  thoroughfare  to  build  a  shelter  for  its 
equipment.   If  the  squad  finds  itself  in  need  of  additional  equipment  and  funds, 
it  should  resort  to  money-raising  campaigns  and  social  events.   Advertisement  of 
the  rescue  squad's  goals  and  needs  should  be  made  in  the  community  and  surround- 
ing area  through  local  radio  and  newspaper  publicity.   Open  meetings  should  be 
held  for  public  education  in  first  aid  and  safety  techniques,  and  a  program  for 
recruitment  of  new  members  should  be  established. 
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CONCLUSION 


It  is  recommended  that  the  fire  and  police  department  along  with  the  rescue 
squad  should  look  into  the  possibility  of  establishing  a  common  radio  net  for  all 
emergency  vehicles.   The  proper  net  could  be  that  of  the  Wake  County  Sheriff- 
This  is  particularly  important  for  the  fire  and  police  departments.   At  present, 
to  transmit  a  message  from  the  patrol  car  to  a  fire  truck  or  rescue  vehicle  and 
vice  versa,  it  is  necessary  to  use  two  or  three  different  radio  nets  and  the 
telephone  for  communication.   This  situation  could  result  in  costly  time  wastage 
and  disaster  in  efforts  to  protect  the  citizens  of  Wendell.   To  contact  the  rescue 
squad,  one  must  call  town  hall  which,  in  turn,  contacts  the  director  of  the 
organization.   There  is  no  direct  contact  between  the  citizens  and  this  life 
saving  organization.   The  citizens  must  call  town  hall  which  has  to  contact  the 
rescue  squad.   To  alert  the  unit,  a  minimum  of  two  phone  calls  is  necessary.   In 
the  saving  of  human  lives,  time  is  an  extremely  important  factor. 
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NORTH  CAROLINA 


COMMUNITY 
FACILITIES 


PUBLIC  WORKS  FUNCTION 

Wendell  spends  more  money  on  public  works  than  on  any  of  the  other  services 
rendered  its  citizens.   Water,  sewerage,  and  streets  are  the  most  important  facil- 
ities that  the  town  offers  to  its  citizens.   How  well  the  town  is  served  by  these 
facilities  is  measured  by  the  conditions  of  the  systems  involved.   This  section 
deals  with  these  systems  by  describing  them  and  determining  their  weaknesses.  After 
inventory,  if  deemed  necessary,  reco  mm  endations  are  offered. 

STREETS  AND  ROADS 

There  are  91.5  acres  of  land  in  streets  and  roads  in  Wendell.   This  acreage 
represents  26.5  percent  of  the  developed  land  in  the  town  and  indicates  the  impor- 
tance and  necessity  of  streets  in  the  operation  and  existence  of  the  community. 
Although  the  community  is  just  over  one  mile  across  at  its  broadest  point,  there 
are  13.3  miles  of  streets  and  alleys  within  its  limits.   Without  this  mileage  and 
acreage  of  streets  and  roads,  travel  from  one  section  of  the  community  to  another 
would  be  difficult. 

A  high  percentage,  74.4  percent,  of  the  streets  in  Wendell  are  paved;  the 
community  is  very  fortunate.   This  percentage  represents  9.9  miles  of  pavement.  Of 
this  amount  5.2  miles  are  state  maintained,  while  4.7  miles  are  town  maintained. 
Generally,  all  the  major  thoroughfares  are  state  maintained;  these  constitute  39.1 
percent  of  the  street  and  road  mileage  in  Wendell.   All  unpaved  streets  in  the  com- 
munity are  under  town  jurisdiction.   These  include  3.4  miles  of  rights-of-way;  only 
.2  miles  are  graded  and  drained.   The  remainder  of  the  rights-of-way  are  unimproved 
only  plotted,  or  designated  as  alleys. 
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STREETS  AND  ROADS  IN  WENDELL* 
Mileage 


Percent 
Of  Total 


Town  Maintained 
State  Maintained 

Highway 

Secondary 


4.7 
5.2 


1.7 
3  .5 


35.3 
39  .  1 


Subtotal  Paved 


9  .9 


Town  Maintained 
Graded  &  Drained 
Un  improved 
Plotted 
Alleys 


3  .4 


.2 
1.4 
1.2 

.6 


25.6 


Subtotal  Unpaved 


25.6 


TOTAL  STREETS  AND  ROADS 


13  .3 


The  maintenance  program  sponsored  by  the  town  consists  primarily  of  mowing 
grass  on  rights-of-way  and  patching  street  pavement.   Wendell  does  not  have  its 
own  paving  equipment;  road  and  street  paving  and  surfacing  are  contracted  to  the 
state  . 


1963  figures  of  the  North  Carolina  State  Highway  Commission, 
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F  3 AC 
CONDITIONS 


STATE  MAINTAINED 
—  PAVED 
UNPAVED 

TOWN  MAINTAINED 
PAVED 

=   UNPAVED 


Rec  ommenda  t  ions 


It  is  recommended  that  Wendell  attempt  to  surface  the  unpaved  streets  in  the 
community  which  serve  areas  with  higher  population  concentrations.   It  is  also 
suggested  that  the  town  purchase  a  scraping  and  grading  machine  in  order  that  the 
unpaved  streets  in  the  community  and  fringe  area  may  be  kept  in  good  condition. 
There  are  some  streets  in  the  northwestern  section  of  the  community  which  are  ne- 
glected completely  and  are  extremely  uncomfortable  for  travel  and  nearly  impassible 
when  wet.   It  is  suggested  that  the  town  look  into  purchasing  a  used  or  military 
surplus  piece  of  equipment  for  this  purpose.   It  would  be  well  for  the  town  to 
establish  a  systematic  method  to  care  for  unpaved  streets  in  the  community. 

Wendell  should  carry  out  its  street  improvements  in  accordance  with  the 
Thoroughfare  Plan,  which  has  been  recommended  by  the  Planning  Board  and  adopted  by 
the  Town  Board.   It  would  be  desirable  to  draw  up  a  road  improvement  and  construct- 
ion priority  list  for  the  community.   The  new  construction  and  improvements  program 
can  be  projected  over  a  number  of  years,  and  the  policy  of  the  town  then  should  be 
to  program  the  financing  of  these  improvements  in  proposed  town  budgets  in  order 
that  funds  will  be  available  in  the  year  in  which  the  work  is  scheduled. 

It  is  suggested  that  the  Town  Board  approve  and  enforce  the  new  subdivision 
regulations  recommended  by  the  Planning  Board.   In  these  regulations  are  set 
minimum  standards  to  be  applied  to  certain  of  the  proposed  street  and  road  expan- 
sions in  Wendell.   The  subdivision  regulations  will  act  as  a  guide  for  the  devel- 
opers in  the  community,  tend  to  eliminate  poorly  designed  street  lay-out,  and 
assist  in  dedication  of  rights-of-way. 

It  is  also  suggested  that  the  town  consider  the  feasibility  of  purchasing  a 
street  sweeping  machine  to  clear  sand  and  debris  from  the  paved  streets  of  the  com- 
munity periodically. 

-  16  - 


WATER  SUPPLY 

Probably  the  most  valuable  service  a  community  can  render  its  citizens  is  a 
clean  and  abundant  water  supply.   A  good  water  supply  is  fundamental  for  the  con- 
tinued good  health  and  welfare  of  its  citizens.   Moreover,  quality  and  quantity  of 
water  are  extremely  important  determinants  in  the  growth  and  expansion  of  a  com- 
muni  ty  . 

Wendell  obtains  its  water  from  two  general  sources  —  the  ground  and  the  sur- 
face.  Several  wells  constitute  the  ground  sources,  and  a  flooded  rock  quarry,  the 
surface  source.   The  wells  are  located  throughout  the  town  and  their  depths  range 
from  100  to  602  feet.   Three  wells  are  300  feet  deep  while  three  others  are  200 
feet  deep  or  less.   There  is  a  medium  yield  pump  at  each  of  the  wells.   Gallon-per- 
minute  ratings  for  the  pumps  range  from  20  to  80  gpm.   Total  maximum  yields  from 
the  pumps  equal  280  ga 1 1 ons- per-mi nu t e  representing  16,800  ga  1  lons-per-hou r  or 
403,200  gallons-per-day.   Wells  1,  2  and  7  have  an  excessive  amount  of  iron  content 
in  their  analyses.   The  standards  of  the  U.  S.  Public  Health  Service  states  that  a 
suitable  water  supply  should  not  contain  iron  and  manganese  in  excess  of  .30  parts- 
per-mi 1 1 i on .   Wells  1,  2  and  7  have  readings  of  .64,  .64,  and  .50  ppm.,  respectively 
Iron  and  manganese  in  water  aid  plant  life  growth  in  the  walls  of  the  pipe  in  the 
system.   This  plant  life  develops  in  clumps  and  in  the  form  of  slime,  thus  reducing 


Chemical  and  Physical  Character  of  Municipal  Water  Resources,  Bulletin  2,  Raleigh 
Division  of  Stream  Sanitation  and  Hydrology,  North  Carolina  Department  of  Water 
Res  ources,  1961. 
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the  efficiency  of  distribution.   Organism  growth  may  be  controlled  by  the  addition 
of  copper   sulfate  or  chlorine  to  the  water.   "Iron  water"  is  a  general  nuisance  to 
the  community;  it  discolors  clothes  and  plumbing  fixtures  in  addition  to  having  an 
unpleasnat  taste.   Water  with  excessive  amounts  of  this  mineral  is  a  hindrance  and 
expense  to  the  citizens  of  the  town. 

The  flooded  rock  quarry  is  located  approximately  one  mile  east  of  the  town 
limits.   This  source  covers  an  area  of  about  13  acres  with  an  average  depth  of  125 
feet.   Not  including  seepage,  it  has  an  overflow  of  130  ga 1  1  on s- pe r-min u t e  .   Water 
from  the  quarry  is  chlorinated  at  the  point  of  discharge  and  then  transported  to 
the  town's  500,000  gallon  underground  reservoir  on  Zebulon  Road  on  the  northeastern 
limits  of  the  community.   The  quarry  water  is  piped  through  a  temporary  four-inch 
aboveground  main  to  the  storage  area  where  it  is  integrated  into  the  system  of 
distribution.   Completely  surrounded  by  fencing,  the  water  at  the  quarry  is  pro- 
tected from  human  and  large  animal  contamination. 

The  quarry's  maximum  yield  is  about  600  ga 1  1  on s - p er-m i nu t e  representing  an 
hourly  maximum  of  36,000  gallons  and  daily,  864,000  gallons.   It  is  estimated  that 
the  quarry  contains  530.9  million  gallons  of  water  at  the  average  depth  shown 
above . 

The  500,000  gallon  underground  reservoir  on  Zebulon  Road  is  accompanied  by  a 
well  and  two  pumps.   One  pump  taps  the  supply  at  the  well  and  the  other  is  a  600 
ga 1 lon-per-minu t e  gasoline  engine  and  electric  stand-by  fire  pump  which  is  used 
only  in  case  of  emergency.   The  500,000  gallon  reservoir  has  a  level  fluctuation  of 
40  percent.   Normally,  300.000  gallons  are  available  for  use. 


At  Fourth  Street  and  Pine  Avenue,  on  the  site  of  the  new  town  hall,  is  the 
only  elevated  tank  in  the  system.   Its  capacity  is  100,000  gallons  with  a  25  per- 
cent fluctuation.   The  amount  of  water  normally  available  is  75,000  gallons;  the 
tank  supports  an  average  water  head  of  130  feet.   It  is  the  policy  of  Wendell  to 
maintain  a  50  to  60  pound-per- s quar e  inch  pressure  in  the  mains  of  the  system. 

The  distribution  of  the  water  from  the  sources  and  storage  places  described 
above  is  accomplished  through  mains  ranging  in  size  from  six  to  ten  inches.   The 
ten  inch  mains  are  located  on  Fourth  Street  between  the  100,000  gallon  elevated 
storage  tank  and  Main  Street,  between  Wilson  and  Third  on  Main  Street,  and  between 
the  500,000  gallon  reservoir  and  the  pump  house  east  of  Zebulon  Road.   Eight  and 
six  inch  mains  are  located  on  major  streets,  and  pipes  ranging  in  size  from  4  inch 
to  3/4  inch  complete  the  remainder  of  the  water  distribution  system. 


Average  Consumption 
Maximun  Consumption 
Theoretical  Maximum  Yield** 


,  W  A  1  ;e k  iub 

5UHf  HUB" 

Ga 1  Ions 

Gallons 

Gallons 

Ga  1  Ions 

Per 

Per 

Per 

Per 

Capita 

Minute 

Hour 
2,375 

Day 

Per  Day 

157 

225,000 

140 

191 

11  ,458 

275,000 

172 

1,480 

88,800 

2,  13  1  ,200 

1,332 

*  North  Carolina  Fire  Insurance  Rating  Bureau. 

**  Theoretical  Maximum  Yield  means  that  if  all  source  pumps  were  operating 

and  the  quarry  were  producing  its  maximum,  the  yield  would  be  theoretically 
at  its  maximum. 
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Ten  of  the  forty-nine  fire  hydrants  in  the  community  are  connected  to  eight 
inch  mains  while  all  others  are  connected  to  six  inch  mains.   In  1962,  the  National 
Board  of  Fire  Underwriters  tested  the  fire  flow  at  four  strategic  locations.  Their 
findings  are  shown  in  the  following  table. 


Loca  1 1  on  of 
Tests 


NATIONAL  BOARD  OF  FIRE  UNDERWRITERS  TEST  RESULTS 

Res  idua  1 

Pressure  in 

Pounds 


Static  Pressure 
in  Pounds 


Business  District 
Main  &  Fourth  Streets 

Industrial  District 

3rd  between  Pine  &  Oakwood 

Residential  &  School  District 
Magnolia  &  Wilson 

Residential 

Buffalo  &  3rd  Street 


61 
65 

57 
64 
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5  1 
53 

48 


■  1962* 
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WATER 
DISTRIBUTION 


+       PUMP   HOUSE 
•       WELL 


Approximately  ninety  percent  of  the  developed  area  of  Wendell  is  served  by 
town  water.   That  general  area  lacking  in  this  service  is  limited  to  the  extreme 
northwest  section.   This  section  is  outside  the  town  limits  and  bounded  by  Miles, 
Academy,  and  Church  Streets  and  the  town  cemetery.   Its  population  distribution 
ranges  from  moderate  to  heavy  and  is  composed  mostly  of  nonwhites. 

Summary,  Plans,  and  Recommendations* 

Although  Wendell  has  a  vast  quantity  of  water  in  reserve  at  its  new  found 
source,  the  rock  quarry,  the  town  has  no  adequate  means  for  transporting  it  to  the 
reservoir  where  it  may  be  integrated  into  the  system  of  mains  and  laterals.   The 
town  has  retained  an  engineer  and   had  issued     bonds  to  finance  an  improvements 
pr  ogram . 

Plans  for  the  water  distribution  improvements  indicate  that  an  intake  struc- 
ture at  the  quarry  will  be  built.   The  structure  will  be  designed  to  take  water 
from  the  quarry  at  varying  depths  down  to  fifty  feet  below  the  water  surface.   In 
addition  a  filtration  plant  will  be  constructed;  the  plant  will  house  micros tra iners, 
measuring  devices,  a  laboratory,  automatic  controls,  high  service  pumps,  and  a 
chlorine  contact  chamber  and  reservoir.   Installation  of  a  ten  inch  "high  service" 
main  is  planned  to  connect  the  filtration  plant  at  the  quarry  with  the  500,000 
reservoir  in  town.  This  underground  reservoir  will  undergo  alterations  to  insure 
that  it  will  have  a  full  capacity  of  fresh  water  at  all  times  instead  of  the 
present  forty  percent  level  fluctuation. 


-'Much  of  the  information  herein  was  taken  from  Water  Works  Improvements  for  Town 
of  We  nde  11,  N .  C . ,  John  A.  Edwards,  Consulting  Engineer,  Raleigh,  N.C.,  September  1962. 


22 


The  planning  board  has  designated  a  portion  of  the  land  to  the  west  and  north- 
west of  the  quarry  as  industrial  in  its  future  land  use  plan.   Therefore,  it  is 
recommended  that  the  town  consider  the  installation  of  the  new  "high  service"  main, 
which  will  transport  water  to  the  community  system,  in  an  area  which  would  be  pro- 
pitious  to  the  development  of  this  industrial  land,  namely:  if  possible,  through 
the  heart  of  the  new  district.   This  has  been  discussed  with  the  land  owners  of 
this  future  industrial  tract  and  their  feelings  are  favorable  to  its  development. 

It  is  recommended  that  the  town  consider  serving  those  developed  areas  within 
its  limits  and  those  areas  of  an  urban  nature  outside  the  town  limits.   One  special 
instance  of  a  developed  area  without  water  service  is  the  section  of  nonwhite  resi- 
dences to  the  northwest  of  the  town  limits.   This  area  is  considered  to  be  a  slum; 
it  is  a  sore  spot  where  communicable  disease  and  illegitimacy  abound.   It  is  felt 
that  standards  could  be  raised  considerably  if  water  were  supplied  to  this  settle- 
ment . 

It  is  recommended  that  water  from  wells  1,  2  and  7  be  treated  for  iron  con- 
tent to  meet  U.  S.  Public  Health  Service  standards.   Upon  the  opening  of  the  new 
main  from  the  quarry,  these  wells  could  be  closed  provided  that  their  location  and 
contribution  to  the  system  is  not  critical.   Well  1  is  located  in  the  southwestern 
corner  of  the  system,  and  well  2  is  located  at  the  100,000  gallon  elevated  tank. 
Well  7  is  located  at  the  reservoir. 

SEWERAGE 

Wherever  humans  congregate,  preservation  of  good  health  becomes  of  utmost 
importance.   Some  dread  enemies  of  a  town  are  epidemics  and  incidences  of 
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communicable  disease.   Strides  must  be  taken  to  eliminate  as  much  as  possible  those 
scourges  which  can  cause  sickness  or  even  death.   One  of  these  is  the  provision  of 
sanitary  sewers  to  carry  away  wastes  in  order  that  they  will  not  accumulate  near 
the  places  where  people  live  and  work. 

In  Wendell,  sewage  is  transported  from  its  sources  in  homes,  businesses,  and 
industries  to  the  disposal  plant  southwest  of  town  on  Smithfield  Road.   Through 
many  mains  and  laterals  ranging  from  eight  to  ten  inches  in  size  pass  the  wastes 
of  the  community.   There  are  two  ten-inch  mains  in  the  system.   One  forms  a  "U" 
running  from  Cook  to  Third  Street  on  Poole  Road,  from  Wilson  to  Third  on  Main 
Street,  and  from  Poole  to  Main  on  Third  Street.   This  main  in  the  western  portion 
of  town  empties  its  contents  into  a  line  which  flows  into  the  major  outfall  for  the 
town  —  a  fifteen-inch  passage  flowing  to  the  sewage  treatment  plant.   The  sewage 
from  the  eastern  section  of  the  community  flows  into  a  ten-inch  main  located  on 
Third  Street  between  Pine  and  Hollybrook  Avenues.   An  outfall  line  drains  the  main 
at  a  location  between  Pine  and  Oakwood  Avenues.   The  line  travels  in  a  southwest- 
erly direction  across  Smithfield  Road  to  the  outfall  passage  leading  to  the  treat- 
ment plant.   According  to  engineering  maps  of  Wendell,  all  other  mains  in  the 
system  are  eight  inches  in  size.   Laterals  from  sources  depositing  wastes  into  the 
system  are  as  small  as  four  inches. 

In  recent  years  efficiency  of  the  system  has  been  curtailed  by  what  appears 
to  be  a  superfluous  amount  of  infiltration  of  foreign  matter  into  the  system.  Many 
of  the  lines  have  large  deposits  of  sand  in  them  which  is  entering  either  through 
broken  pipe,  bad  joints,  or  manholes  at  the  surface  when  flooding  exists.  Conditions 
such  as  these  render  the  system  inefficient  and  unsanitary.   During  periods  of 
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SEWERAGE 


•     DISPOSAL  PLANT 
A      LIFT    STATION 


heavy  usage  and  heavy  rainfall  the  sewers  are  unable  to  handle  the  amounts  of  flow 
Introduced  into  them,  and  they  repel   or  "back-up"  their  contents  or  blow  off  man- 
hole covers  where  pressures  are  great  enough.   Results  of  the  inadequacy  of  the 
system  can  be  detected  at  the  lower  end  of  the  line  near  the  present  treatment 
plant  where  obnoxious  odors  are  often  the  rule  and  soapy  masses  can  be  seen. 

Wendell's  sewage  treatment  facilities  are  located  approximately  one  half  mile 
southwest  of  the  town's  limits  to  the  west  of  Smtthfield  Road  on  Buffalo  Creek.  The 
plant  was  designed  and  constructed  in  1920  and  has  long  since  lost  its  effectiveness 
It  consists  of  an  Imhoff  tank  which  was  designed  to  handle  the  sewage  of  a  popu 
lation  of  900.   In  its  original  state  the  tank  could  process  90,000  gallons  per 
day.   Today,  the  plant  is  receiving  an  average  of  250,000  gallons  every  twenty-four 
hours.   The  condition  of  the  tank  if  found  to  be  inoperable;  it  is  filled  with  sand 
as  deep  as  35  feet  and  appears  only  as  a  wide  place  in  the  outfall.   Sewage  that 
enters  the  tank  leaves  in  the  same  condition." 

The  recipient  of  Wendell's  unprocessed  sewage  is  Buffalo  Creek.  This  creek  is 
classified  as  a  "D"  stream  by  the  State  Stream  Sanitation  Commission  of  the  Depart- 
ment of  Water  Resources.   This  classification  requires  that  the  stream  have  its 
pollution  decreased  to  the  point  where  the  quality  of  the  water  will  be  fit  for 
farm  use  such  as  irrigation  and  watering  of  livestock,  process  water  supply,  and 
industrial  cooling.   The  creek  does  not  meet  these  specifications. 


Report  on  Sanitary  Sewage  Disposal,  Town  of  Wendell,  N, 
Consulting  Engineer,  Raleigh,  N.  C.,  n.d. 


John  A .  Edwards 
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Plans  and  Recommendations* 

Wendell  does  realize  the  deficiencies  of  its  sewage  system  and  has  taken 
steps  to  remedy  the  situation.   The  town  has  retained  an  engineer  and  has 
issued    bonds  to  finance  an  improvements  program. 

One  portion  of  the  improvements  program  includes  the  construction  of  a  new 
sewage  disposal  plant.   The  Imhoff  tank  at  the  sewage  treatment  plant,  as  was  pre- 
viously pointed  out,  has  been  neglected  for  a  long  time  and  has  been  allowed  to 
fill  with  sand.   It  has  been  determined  that  because  of  the  type  of  construction 
of  the  Imhoff  tank  and  because  of  its  small  size,  it  would  be  highly  impractical  to 
dredge  it  out  for  use  again.   It  has  been  the  conclusion  of  the  engineering  con- 
sultant, after  studying  the  terrain  and  the  various  methods  and  types  of  sewage 
disposal  available,  that  a  suitable  kind  of  treatment  for  sewage  in  Wendell  would 
be  a  simple  stage  bio -filtration  process.   It  is  suggested  that  this  type  of  plant 
should  be  constructed  and  that  it  should  be  able  to  handle  500,000  gallons  per  day; 
the  present  sewerage  flow  is  250,000  gallons.   It  was  pointed  out  that  when  a  new 
plant  is  designed  and  constructed,  it  should  be  done  in  such  a  manner  that  it  can 
be  expanded  by  one  hundred  percent.   This  should  be  done  in  light  of  the  anticipated 
growth  for  Wendell,  and  so  that  an  industry  which  produces  large  amounts  of  waste 
would  have  no  qualms  about  locating  in  Wendell. 

In  order  to  construct  a  new  treatment  plant  which  could  be  increased  in  size 
in  the  future,  it  will  be  necessary  to  purchase  additional  land.   It  has  been 
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suggested  that  the  town  purchase  an  additional  one  acre  of  land  at  the  present 
treatment  plant  site.   It  is  apparent  that  this  additional  acreage  would  be  suffi- 
cient for  the  new  facility  and  its  possible  expansion. 

To  remedy  the  inefficiency  of  the  collection  system,  which  is  filled  with 
sand  in  many  places,  it  was  recommended  that  the  mains  be  repaired.   This  portion 
of  the  system  improvement  program  provides  for  the  elimination  of  all  major  sources 
of  non-sewage  infiltration.   By  accomplishing  this,  "backing-up"  and  manhold  over- 
flow would  be  cut  to  a  minimum  even  during  extremely  heavy  rain  falls. 

There  are  several  areas  in  the  community  which  are  not  served  by  the  town's 
sanitary  sewer  system.   These  areas  include  the  northwestern  fringe  section  of 
Wendell  bounded  by  Miles,  Church,  and  Academy  Streets  (Church  Street  Community) 
which  is  also  not  served  by  water;  the  northern  ends  of  Lakewood  Drive  and  Hall 
Street  which  are  neither  served  by  water  nor  sewer;  and  U  .  S.  64  to  the  northeast 
which  is  served  by  water.   It  is  recommended  that  Wendell  consider  serving  these 
areas  within  the  next  several  years. 

REFUSE  COLLECTION  AND  DISPOSAL 

Although  Americans  are  the  most  prosperous  people  in  the  world,  they  are  also 
the  most  wasteful.   In  towns  and  cities  in  the  United  States,  estimates  show  that 
nearly  four  pounds  of  refuse  are  discarded  per  capita  daily.   In  non-urban  areas, 
two  pounds  per  day  is  the  norm.   Waste  is  higher  in  urban  areas  because  of  commer- 
cial and  industrial  establishments  which  produce  a  high  amount  of  refuse.   In 
Wendell  it  might  be  assumed  that  about  three  pounds  of  refuse  is  discarded  per  capita 
each  day.  Therefore,  from  1,620  citizens  and  numerous  commercial  and  industrial  firms 
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about  two  tons  of  garbage  and  trash  is  discarded  per  day. 

The  public  works  function  of  refuse  collection  is  a  full  time  effort  in 
Wendell.   Four  days  of  the  week,  three  men  devote  their  time  to  collecting  garbage; 
one  day  is  dedicated  to  rubbish  pick-up.   In  some  weeks,  it  is  necessary  to  spend 
an  extra  half-day  to  collect  rubbish  and  add  an  extra  man  to  the  crew. 

The  town  dump  is  located  one-half  mile  southwest  of  the  corporate  limits  to 
the  east  of  Smithfield  Road.   The  dump  is  not  fenced  or  posted  and  is  used  by  many 
individuals  other  than  the  citizens  of  Wendell.   There  is  no  special  process,  other 
than  burning,  used  to  dispose  of  the  refuse.   Garbage  and  trash  lie  open  to  the 
air,  beckoning  wild  animals,  stray  dogs,  flies,  mosquitoes,  and  other  vermin  to 
frequent  the  depository.   The  dump  extends  to  the  right-of-way  of  Smithfield  Road 
and  is  easily  seen;  the  area  is  extremely  unsightly.   This  situation  is  contrary 
to  General  Statute  143-99  of  North  Carolina  which  states  that  dumps  should  be  set 
back  50  feet  from  any  thoroughfare. 

The  prevailing  winds  in  the  Wendell  area  tend  to  be  southwesterly  from 
November  through  August.   During  the  other  two  months  of  the  year,  winds  are  pre- 
dominantly from  the  northeast.   Odors  from  the  dump,  therefore,  are  blown  towards 
the  town  a  majority  of  the  time.   This  not  only  creates  an  undesirable  situation, 
but  also  an  unhealthy  condition  to  which  Wendell  is  subjected. 

Commentary  and  Recommendations* 

The  town  refuse  depository  is  classified  as  an  "open  dump"  by  the  Sanitary 


Much  of  the  information  contained  herein  has  been  taken  from  the  publication 
titled  Refuse  Disposal  by  Sanitary  Landfill,  Special  Bulletin  No.  479,  Raleigh 
Sanitary  Engineering  Division,  N.  C.  State  Board  of  Health,  May  1961. 


Engineering  Division  of  the  State   Board      of  Health  and  is  considered  to  be 
highly  unsanitary.   This  situation  should  not  be  considered  lightly  by  the  Town  of 
Wendell.   Garbage  is  just  as  dangerous  to  health  as  are  body  wastes  and  decaying 
flesh.   These,  the  town  removes  from  itself  by  an  elaborate  sewerage  system  and  by 
the  means  of  burial  or  cremation.   In  the  interests  of  the  town's  health  and  wel- 
fare, it  is  extremely  important  to  dispose  of  garbage  and  trash  in  a  safe  and 
sanitary  manner. 

Garbage  is  considered  to  be  the  waste  that  results  from  the  cooking,  handling, 
and  consumption  of  food.   Carcasses  of  dead  animals  are  also  included  in  this  term 
as  defined  by  the  U.  S.  Public  Health  Service.   If  refuse  is  not  disposed  of  in  the 
proper  manner,  depositories  become  breeding  places  for  vermin  and  feeding  places 
for  pigs,  stray  dogs,  cats,  and  wild  animals.   Many  of  the  insects  and  animals  that 
frequent  the  dump  come  in  contact  with  man  at  one  time  or  another.   Flies  and  roaches 
come  to  town  on  the  empty  refuse  truck  returning  from  the  dump  for  another  load. 
Rats,  stray  dogs  and  cats,  and  other  animals  visit  the  town  in  their  migrations. 
Winds  transport  flies  and  mosquitoes,  odors,  smoke,  and  paper,  all  of  which  serve 
as  disease  carriers. 

It  is  recommended  that  the  town  immediately  initiate  improvement  of  the  re- 
fuse depository  in  order  that  it  may  be  made  sanitary  and  presentable.   The  com- 
munity should  convert  its  dump  into  a  sanitary  land  fill  operation   with  the 
technical  assistance  of  the  N.  C.  Sanitary  Engineering  Division. 

It  is  recommended  that  the  community  take  the  following  steps  in  improvement: 

1.  retain  an  earth  moving  contractor  to  compact,  bury,  or 
cover  the  "open  dump"  with  two  feet  of  topsoil; 


2.  in  the  meantime,  purchase  a  re-conditioned  small  "crawler 
type"  tractor  --  cost,  about  $5,000; 

3.  stop  all  burning  of  garbage  and  rubbish; 

4.  plant  trees  and  shrubbery  on  the  compacted  and  covered 
area  of  the  operation; 

5.  take  out  options  on  the  land  surrounding  the  site; 

6.  acquire  abutting  land,  when  needed,  according  to  popu- 
lation projections  and  sanitary  engineering  land  formula 
r equ  ir  ement  s ; 

7.  meet  all  state  and  county  requirements;  and 

8.  heed  all  recommendations  of  the  State  Health  Department. 

The  most  important  and  expensive  item  to  be  acquired  for  the  operation  of  the 
sanitary  land  fill  operation  will  be  the  small  tractor  which  will  be  capable  of 
compacting  the  refuse  and  backfilling.   This  can  be  a  used  piece  of  equipment  pur- 
chased from  a  dealer,  from  another  municipality,  or  from  military  surplus  sources. 


STREET  LIGHTING 

Wendell's  street  lights  are  installed  and  maintained  by  the  Carolina  Power  and 
Light  Company  which  has  a  contractual  agreement  with  the  town.   On  all  major  and 
most  of  the  minor  streets  there  are  lighting  fixtures;  in  all  there  are  135  fixtures 
Of  this  number,  all  are  incandescent  lights  except  for  those  on  the  major  streets 
in  the  central  business  district;   these  are  mercury-vapor  lamps  which  emit  a  light 
rich  in  actinic  and  ultraviolet  rays  that  produce  a  daylight  effect. 

It  is  the  town's  policy  to  add  lights  to  the  system  upon  request  or  petition 
from  citizens  and  to  new  subdivisions  as  they  are  developed.   The  town  has  no  more 
specific  plan  for  expansion  and  improvement  of  street  lighting  facilities. 
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R  e  c  omm  endations 

It  is  recommended  that  the  town  undertake  a  street  lighting  plan  for  the  com- 
munity within  and  outside  its  corporate  limits.  It  is  suggested  that  the  community 
consult  with  the  Carolina  Power  and  Light  Company  and  the  Division  of  Community 
Planning  for  aid  in  establishing  a  sound  method  of  improving  lighting  through  the 
gradual  conversion  from  incandescent  to  mercury-vapor  type  lighting. 

New  7,000  lumen  fixtures  can  be  added  to  the  system  at  a  cost  of  $3.00  per 
unit  per  month  if  mounted  on  existing  poles.   It  is  suggested  that  these  be  used  at 
intersections  in  residential  neighborhoods.   The  less  effective  600  candle  power 
incandescent  lamps  are  used  in  nearly  all  areas  at  this  time  at  a  cost  of  $2.90  per 
unit  per  month.   For  10c  more  per  unit  the  town  can  have  mer cur y- vapor  lighting  in 
residential  areas. 

In  congested  commercial  and  industrial  areas  and  at  dangerous  intersections  it 
is  suggested  that  the  town  use  21,000  lumen  lamps.   These  cost  $5.15  per  fixture 
per  month.   Pole  and  bracket  prices  are  included.   For  all  fixtures  mentioned  above 
there  is  no  installation  fee;  service,  maintenance,  and  unit  replacement  is  included 
in  the  total  cost  per  unit  per  month  listed  by  the  power  company.* 

Financial  planning  for  the  town  should  include  this  highly  important  item  — 
the  safety  of  the  town's  citizens  is  proportional  to  good  lighting.  Improving  the 
lighting  of  the  town  could  be  as  good  as  adding  an  extra  officer  to  the  police  force, 


Personal  contact  with  Mr.  Rowland  Boyd  of  Carolina  Power  and  Light  Company  in 
Ra le  igh  . 
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CEMETERY 

The  town  cemetery  is  bounded  by  Academy,  Miles,  and  East  Streets,  and  Todd 
Hills  Drive,  outside  the  town  limits  to  the  northwest.   It  is  owned  and  maintained 
by  the  Town  of  Wendell.   Divided  into  two  sections  by  an  unnamed  thoroughfare,  the 
cemetery  is  four  acres  in  size.   This  acreage  includes  600  burial  lots  of  which  565 
have  been  sold.   The  35  remaining  lots  in  the  burial  grounds  are  all  that  are  left 
for  sale  by  the  Town.   Of  these,  nearly  all  are  undesirable  because  they  are  in  low, 
wet  ground.   The  Town  sells  approximately  eight  to  ten  lots  per  year  but  has  very 
few  desirable  lots  to  offer  because  of  the  terrain  in  the  vacant  areas. 

In  the  past  and  to  some  extent  today,  the  custom  has  been  for  families  and 
individuals  to  maintain  plots  with  major  service  supplied  by  the  town.   However, 
more  and  more  the  town  is  becoming  responsible  for  the  general  maintenance  of  the 
cemetery . 

Re commend at  ions 

With  the  number  of  vacant  burial  lots  in  the  town  cemetery  dwindling  fast, 
Wendell  is  now  at  a  point  where  it  can  decide  as  to  whether  or  not  it  should  remain 
in  the  cemetery  business.   It  is  suggested  that  the  town  make  a  study  of  the 
cemetery  operation  over  the  years  in  order  that  it  may  determine  the  feasibility  of 
continuing  the  operation.   Probably,  the  most  important  items  in  the  study  would  be 
the  feelings  of  the  citizenry,  the  prices  of  land  today,  the  burden  of  perpetual 
care,  and  the  overhead  for  equipment. 


34 


If  the  town  decides  to  continue  its  operation  of  a  cemetery,  it  should  imme- 
diately consider  either  the  expansion  of  space  at  the  present  cemetery  or  the  pur- 
chase, of  a  new  parcel  for  burial  purposes.   Careful  planning  should  be  practiced 
in  either  case  in  order  that  undesirable  burial  plots  will  not  exist,  allowing  for 
an  economical  use  of  the  land.   Sanitary  precautions  should  be  taken;  consultation 
should  be  made  with  the  State  Department  of  Health  for  their  endorsement  and 
approval  of  plans  and  with  the  Division  of  Community  Planning  for  their  aid  in 
finding  a  desirable  location. 

It  is  recommended  that  the  town  consider  expansion  of  the  present  cemetery 
first.   Logical  expansion  of  this  facility  would  be  the  annexation  of  the  land  to 
the  east  across  Todd  Hills  Drive  and  to  the  south  across  Academy  Street.   If  it  is 
necessary  to  make  a  decision  as  to  which  site  should  be  selected  for  expansion,  it 
is  recommended  that  the  parcel  to  the  east  of  Todd  Hills  Drive  be  acquired.   This 
site  is  separated  from  the  existing  cemetery  by  a  minor  street  which  terminates  at 
both  ends  of  the  block.   This  street  would  not  serve  as  a  barrier  as  would  Academy 
Street  which  is  a  through,  more  heavily  traveled  street. 

It  is  recommended  that  the  town  institute  a  cemetery  b eau t i f i ca t ion  program 
envolving  the  removal  of  weeds,  planting  of  grass,  shrubs,  and  trees,  general  land- 
scaping, fence  repair  and  painting,  etc.   This  is  suggested  in  order  that  the 
generally  run-down  state  of  the  site  will  be  improved. 

If  it  is  decided  to  open  a  new  cemetery  in  another  location,  the  town  should 
seek  a  site  outside  its  corporate  limits.   Land  prices  are  generally  lower  away 
from  the  community.   In  addition,  away  from  the  town  is  quietness;  services  may  be 
held  in  a  peaceful  atmosphere  where  conditions  are  ideal  for  meditation  and  rest. 
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SOCIAL 


FACILITIES 


To  make  his  life  more  rich  and  rewarding,  man  has  surrounded  himself  with  fa- 
cilities that  cater  to  his  health,  educational,  welfare,  and  recreational  needs. 
Although  some  of  the  facilities  described  in  the  following  pages  may  be  considered 
to  be  luxuries  not  needed  for  basic  survival  of  the  individual,  it  should  be  pointed 
out  that  these  are  an  important  part  of  today's  society.  The  following  sections  on 
schools,  health,  welfare,  and  recreation  describe  these  social  and  cultural  facil- 
ities and  suggest  possible  improvements. 

SCHOOLS 

Wake  County  operates  and  maintains  two  schools  in  the  Wendell  District.   One 
school  is  located  within  the  town  limits  and  the  other  is  just  east  of  Wendell. 

Wendell  School  is  located  on  an  eleven  acre  site  bounded  by  Wilson  and  Cypress 
Avenues  and  Academy  Street  in  the  north  central  section  of  the  town.   On  the  site 
there  are  ten  buildings.   The  main  buildings  house  twenty-seven  classrooms;  auxil- 
iary buildings  contain  a  gymnasium,  field  house,  auditorium,  vocational  unit, 
cannery,  lunch  room,  and  teacherage.   Classes  in  grades  one  through  twelve  for  white 
students  are  offered  at  this  institution  of  learning.   During  the  1962-63  school 
year,  679  pupils  were  enrolled  and  27  teachers  were  employed. 

Carver  Elementary  School  is  situated  on  a  fifteen  acre  parcel  just  east  of  the 
town  limits  on  the  south  side  of  the  intersection  of  Wilson  Road  and  Third  Street. 
Within  these  fifteen  acres  are  two  buildings.   The  main  building  contains  fourteen 
classrooms,  and  the  auxiliary  building  houses  a  combination  gymnasium-auditorium. 
In  the  school  term  of  1963-64,  there  were  361  Negro  children  enrolled  in  grades  one 
through  eight.   Colored  students  attend  either  Shepherd  School  on  the  Rocky  Mount 
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Road  outside  Zebulon  or  Lockhart  School  in  Knightdale  for  their  high  school  educa- 
tion.  Eleven  teachers  were  employed  during  the  1962-63  term. 

The  district  operates  nine  buses.   Six  are  used  for  transportation  to  Wendell 
School  while  three  are  needed  for  child  pick-up  and  delivery  for  Carver  School. 


School 


WENDELL  SCHOOL  DISTRICT* 
Classrooms     Enrollment      Teachers 


Carver 
Wend  e  1  1 


1-8 

1-12 


14 
27 


361 
679 


1  1 
27 


1  5 
11 


*  Figures  procured  from  the  Wake  County  Board  of  Education 


Th  e  Fu  tur  e 

Wendell  colored  children  must  now  travel  to  Lockhart  School  in  Knightdale  or 
Shepherd  School  on  the  Rocky  Mount  Road  outside  Zebulon  to  attend  high  school.   Al- 
though it  is  now  convenient  for  white  children  in  Wendell  to  attend  grades  one 
through  twelve,  by  1964  these  children  also  will  be  required  to  travel  to  attend 
high  school.   In  September  of  1964,  the  Vadi n-Wh i t e ly  Consolidated  Senior  High 
School  at  Robertson  Pond  is  expected  to  be  completed  and  open  for  classes.  Located 
on  Martin  Center  Road  near  the  U.  S.  64  Bypass,  the  new  school  will  be  almost  cen- 
trally located  between  the  towns  of  Wendell,  Knightdale,  and  Rolesville.   When  the 
new  school  opens  it  is  estimated  that  there  will  be  an  attendance  of  500  to  550 
pupils;  this  figure  will  rise  in  a  few  years  to  about  700.   Wendell  School  will  then 


become  an  elementary-junior  high  school  with  grades  one  through  eight  thus  reliev- 
ing reported  crowded  conditions.   Whether  the  new  consolidated  school  alters  travel 
conditions  for  Negro  children  remains  to  be  seen.   The  effect  that  the  President's 
nondiscrimination  order  will  have  in  this  situation  is  not  known  at  this  time.   It 
should  be  pointed  out  that  the  new  Negro  housing  project  just  east  of  the  town 
limits  is  in  the  proximity  of  Carver  School.   The  school  is  very  convenient  for 
young  school  children  living  there. 


PUBLIC  LIBRARY 

There  are  very  few  towns  in  the  nation  the  size  of  Wendell  that  support  a  public 
library.   Few  though  they  may  be,  Wendell  is  one  of  them,  and  justly  proud.   Over  a 
decade  ago,  the  library  was  created,  and  in  February  of  1962,  it  was  located  on  the 
southwest  corner  of  the  intersection  of  Poole  and  Wall  Streets  and  Wilson  Avenue  in 
a  former  church  which  was  constructed  in  the  1920's.   The  library's  location  is 
directly  across  from  the  Wendell  School.   It  is  ideal  for  students  of  the  school 
because  of  the  convenient  accessibility. 

Open  ten  hours  per  week,  the  institution  is  attended  by  a  salaried  librarian 
and  two  assistants  who  are  paid  on  an  hourly  basis.   The  building  was  donated  by 
the  family  of  the  late  M.  C.  Todd,  who  was  interested  in  the  establishment  of  such 
a  facility  in  Wendell.   The  books  and  furniture  housed  in  the  library  building 
were  purchased  through  public  subscription.   In  addition  to  memorial  gifts  and 
donations  from  private  citizens,  subsistence  is  received  from  the  town  government. 

At  present  there  are  2,633  volumes  on  the  shelves  for  reading  circulation.   Of 
the  total  stock,  approximately  150  volumes  are  lent  to  the  public  per  month.   To 


supplement  Wendell's  library  program,  the  community  is  visited  each  week  by  the 
Wake  County  Library  Bookmobile.   Through  the  bookmobile,  citizens  are  also  offered 
the  resources  of  the  county  library. 

Libraries  are  one  very  important  means  in  which  a  citizen  can  produce  or  con- 
tinue his  education.   Other  than  the  two  schools,  the  library  is  the  most  impor- 
tant educational  facility  in  Wendell. 

Recommendations 

It  is  recommended  that  the  library  continue  its  efforts  to  improve  its  serv- 
ices to  the  town  by  extending  its  hours  of  operation  open  to  the  public,  by  solic- 
iting funds  from  public  and  private  sources,  by  publicizing  its  collection  of 
materials,  by  establishing  a  weekly  book  review  in  the  Gold  Leaf  Farmer,  by  creat- 
ing a  "Friends  of  the  Library"  association,  and  by  establishing  a  long  range  im- 
provements program.   It  is  suggested  that  the  Town  Board  establish  a  system  of 
rotation  for  Library  Board  members  by  creating  "staggered"  terms  of  office. 

RECREATION 

There  is  a  dearth  of  recreational  facilities  in  the  Town  of  Wendell.   Those 
which  do  exist  are  limited  in  the  extent  and  variety  of  their  offering  for  various 
age  groups.   There  are  three  sites  where  recreational  facilities  exist;  these  are 
the  two  schools  and  the  country  club.   Since  the  country  club  is  semi-private, 
there  are  only  two  locations  with  free  facilities  available  to  the  public.   At  the 
schools  there  is  children's  equipment  such  as  swings,  seesaws,  and  merry-go-rounds 
in  addition  to  open  play  areas,  ball  diamonds,  and  the  like.   The  gymnasium  at 
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Wendell  School  has  been  made  available  for  basketball  leagues  for  children  and 
adults.   However,  this  facility  is  not  exploited  to  its  fullest.   Golf  is  offered 
at  the  country  club,  but  to  utilize  this  facility  it  is  necessary  to  pay  a  fee  or 
join  the  club.   The  town  is  without  a  community  rest  and  picnic  area  where  the  en- 
tire family  can  partake  of  rest,  relaxation,  and  recreation  together  except  for  one 
or  two  privately  owned  areas. 

Those  facilities  which  are  available  appear  to  be  inadequate  in  diversity  of 
services  for  all  ages,  in  availability  as  far  as  the  public  is  concerned,  and  in 
location,  i.e.,  only  one  of  three  facilities  is  located  within  the  town  limits. 

The  land  use  analysis  in  Chapter  1  of  A  Plan  for  Future  Growth  for  Wendell  in- 
dicates that  only  15.75  acres  in  the  community  are  listed  as  being  social  or  cul- 
tural.  Social  and  cultural  uses  include  churches,  schools,  recreation  areas,  parks 
etc.   These  15.75  acres  represent  only  4.2  percent  of  the  developed  land  in  the 
community  and  2.9  percent  of  the  total  land  within  the  town  limits. 

Summary  and  Recommendations 

In  the  past  few  years  Wendell  has  come  alive  in  supplying  the  town  with  excel- 
lent governmental,  cultural,  and  social  facilities.   A  new  town  hall  has  been 
recently  completed,  increasing  efficiency  in  the  government  of  the  community;  a 
public  library  has  been  established  and  has  moved  into  more  spacious  quarters;  and 
the  children  of  the  community  will  soon  have  more  modern  educational  facilities  in 
the  form  of  a  new  consolidated  high  school  through  cooperative  efforts  with  other 
school  districts  of  the  area.   There  is  no  doubt  that  the  citizens  of  Wendell  are 
"progressive  and  sound."   The  town  slogan  fits  its  citizens  to  a  tee.   The 


community  is  aware  of  its  social  and  cultural  needs. 

There  is  a  definite  need,  however,  for  more  recreational  facilities  in  the 
community.   The  existing  facilities  hardly  meet  today's  requirements  of  leisure 
time.   Conditions  should  be  created  in  the  community  which  would  allow  the  indi- 
vidual to  use  his  leisure  time  voluntarily  by  devoting  himself  to  activities  which 
would  provide  him  with  enjoyment  and  at  the  same  time  provide  a  contribution  to 
the  community.   Moreover,  recreation  should  contribute  to  the  development  of: 
emotional  health,  ethical  and  spiritual  values,  aesthetic  growth  and  expression, 
intellectual  development,  physical  health,  social  responsibility,  and  social 
initiative  appropriate  to  a  democratic  society.* 

It  is  suggested  that  Wendell  take  a  thorough  look  at  its  recreational  facil- 
ities in  order  that  the  town  may  be  prepared  for  the  projected  population  growth 
in  this  decade  and  the  next.   It  has  been  proven  that  it  is  easier  and  more  eco- 
nomical for  a  town  to  increase  its  community  facilities  in  proportion  to  its 
growth,  slowly  and  methodically,  rather  than  to  rectify  the  lack  of  facilities  in 
one  major  program.   It  is  suggested  that  the  Town  Board  proceed  with  the  recom- 
mendation of  the  Plan  for  Future  Growth  prepared  by  the  Planning  Board  to  procure 
that  land  reserved  for  recreation  in  the  Plan  and  to  develop  it  fully,  as  soon  as 
possible.   It  is  suggested  that  the  community  contact  the  Division  of  Community 
Planning  and  the  North  Carolina  Recreation  Commission  for  aid  in  developing   a 
Recreational  Plan. 


White,  Virginia  Kann,  Measuring  Leisure  -  Time  Needs,  (Cleveland  Group  Work 
Council,  Welfare  Federation  of  Cleveland.) 


HEALTH* 

Through  the  auspices  of  the  Wake  County  Health  Department,  the  Wendell  Health 
Clinic  is  open  to  serve  patients  every  Friday.   The  clinic  is  held  in  the  new  town 
hall  which  has  modern,  sanitary  facilities.   The  new  facility  consists  of  two  exam- 
ining rooms,  a  waiting  room,  and  an  area  for  storage  where  medicines  and  serums  may 
be  kept  between  visits  of  the  nurses  and  doctors.   As  population  grows,  demands  for 
this  service  will  be  greater  and  expansions  and  improvements  will  have  to  be  made 
in  the  program. 

Normally,  there  are  at  least  30  cases  served  per  week  at  the  clinic.   At  times 
the  figure  is  as  high  as  70  and  has  been  known  to  reach  100.   This  weekly  service 
consists  primarily  of  immunization.   The  highest  number  of  shots  given  is  just  be- 
fore the  school  year  begins.   Immunizations  include  all  types  of  shots  except 
yellow  fever  and  cholera. 

On  the  second  Wednesday  of  every  month  the  county  holds  a  baby  clinic  at  the 
same  location  in  Wendell.   The  baby  clinic  is  manned  by  a  local  doctor  and  four 
nurses.   Attendance  at  these  monthly  clinics  ranges  from  20  to  50  mothers  with 
their  children. 


*  Information  was  received  from  Wake  County  Health  Department 
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WELFARE* 

The  Wendell  welfare  program  is  conducted  by  the  Wake  County  Department  of 
Family  and  Children  Services.   Field  representatives  of  the  department  visit  the 
community  about  once  each  week,  as  routine,  and  any  other  time,  as  needed. 

Services  rendered  by  the  department  are  varied.   Aid  to  the  indigent  blind, 
aged,  disabled,  and  orphaned  are  typical  of  the  services  offered.   Help  to  these 
people  is  given  in  the  form  of  surplus  commodities,  such  as  food  and  garments, 
financial  aid,  rehabilitation  training,  and  consultation.   Other  services  include 
aid  to  unwed  mothers  and  the  placement  of  children  in  foster  homes. 

A  social  worker  of  the  department  is  assigned  to  Wendell.   Much  of  her  time 
spent  in  the  community  consists  of  visitation,  consultation,  and  distribution  of 
goods.   More  information  on  this  subject  may  be  had  in  Chapter  4  of  A  Plan  for 
Future  Growth.    This  chapter  discusses  the  distribution  of  welfare  cases  in 
Wendell  along  with  other  social  information. 


Information  contained  herein  was  obtained  from  the  Wake  County  Department  of 
Family  and  Children  Services. 
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GOVERNMENTAL 


FACILITIES 


In  the  latter  part  of  1963,  the  administration  moved  into  its  new  town  hall  at 
Fourth  Street  and  Pine  Avenue  on  the  northwest  corner  beside  the  town  water  tower. 
The  cost  of  the  new  building  was  $110,000;  it  houses  the  administrative  offices, 
fire  department,  police  department  with  a  four  cell  jail,  a  meeting  room  for  the 
town  commissioners,  recorder's  court,  county  health  department  clinic,  and  the 
driver's  license  examiner.   The  clinic  and  license  examiner  use  the  town  hall  only 
once  a  week . 

The  new  town  hall  is  handsome  and  contemporary  in  architectural  styling.   It 
stands  as  the  symbol  of  a  progressive  community  and  will  serve  the  citizen's  well. 

Rec  ommenda t  ions 

The   former   fire  station,  the  only  building  previously  owned  by  the  town,  is 
planned  to  be  used  as  a  storage  building  for  public  utilities.   It  is  suggested 
that  the  town  attempt  to  temporarily  supply  all  or  some  of  this  space  to  the 
Wendell  Rescue  Squad  for  the  interim  housing  of  its  equipment  in  lieu  of  a  reduced 
allotment  to  that  organization. 
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SUMMARY 


RECOMMENDATIONS 


WATER  SUPPLY 

Take  on  the  water  system  improvement  program  as  proposed  by  the  consult- 
ing engineer,  John  A.  Edwards,  of  Raleigh. 

Install  a  10"  high-service  main  in  the  area  northeast  of  the  town  desig- 
nated for  industrial  development  in  the  land  use  plan. 

Serve  those  developed  areas  in  the  town  and  those  areas  of  an  urban 

nature  immediately  outside  the  town  not  furnished  with  public  water 
supply. 

Treat  water  from  wells  1,  2,  and  7  (if  not  closed  in  the  new  improve- 
ment program)  in  order  that  iron  content  will  meet  standards  of  the 
U.  S.  Public  Health  Service. 

SEWERAGE 

Carry  out  sewage  system  improvements  program  as  proposed  by  consulting 
engineer,  John  A.  Edwards,  of  Raleigh. 

Serve  those  developed  areas  in  the  town  and  those  areas  of  an  urban 

nature  immediately  outside  the  town  lacking  in  sanitary  sewerage. 


REFUSE  DISPOSAL 


Convert  town  dump  into  sanitary  land  fill 
Purchase  a  small  " crawler- type "  tractor. 
Meet  all  state  and  county  requirements. 


CEMETERY 


Make  a  study  on  the  feasibility  of  the  town's  remaining  in  the  cemetery 
business  . 
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If  the  town  plans  to  expand  its  cemetery  facilities,  consider  the 
feasibility  of  expanding  the  existing  site  or  opening  new  site 
for  burial  purposes. 


RECREATION 


Purchase  the   parcels  of  land  recommended  by  the  Planning 
public  town  parks. 

Prepare  and  follow  a  park  and  recreation  plan. 


Soar  d  for 


STREETS  AND  ROADS 

Surface  streets  that  are  unpaved  in  areas  where  use  warrants  it. 

Purchase  scraping  and  grading  machine  and  street  sweeping  machine. 

Establish  systematic  method  of  street  maintenance. 

Carry  out  street  improvements  in  accordance  with  the  Major  Thorough- 
fare Plan. 

Approve  and  enforce  town  subdivision  regulations. 

FIRE  DEPARTMENT 

Purchase  larger  tank  truck. 

Institute  equipment  replacement  program. 


POLICE  DEPARTMENT 

Hire  two  part-time  policemen. 

Institute  equipment  replacement  program, 


STREET  LIGHTING 

Undertake  a  street  lighting  plan  for  the  town  which  would  provide 
lighting  for  developed  areas  not  served  and  for  the  gradual 
conversion  of  incandescent,  to  mercury -vapor  type  lighting 
throughout  the  town. 


PUBLIC  LIBRARY 

Establish  a  long  range  capital  improvements  program 
Publicize  the  worth  of  the  town  library. 
Extend  the  hours  of  operation. 


RESCUE  SQUAD 

Solicit  regular  allotment  from  town  government 
Seek  temporary  housing  for  equipment. 
Procure  parcel  of  land  for  future  building. 


PUBLIC         IMPROVEMENTS 


PROGRAM 


INTRODUCTION 

The  forerunner  to  the  Public  Improvements  Program  is  the  Community  Facilities 
Plan  which  is  presented  in  the  first  section  of  this  publication.   The  Community 
Facilities  Plan  has  inventoried  the  physical,  social,  and  governmental  services 
offered  the  citizenry,  and  it  has  presented  recommendations  for  their  expansion 
and  improvement.   The  Public  Improvements  Program  then  is  the  programming  of  these 
recommendations  in  a  logical  sequence  over  a  period  of  twenty  years.   Based  upon 
the  Community  Facilities  Plan  and  upon  city  growth  and  development  projections, 
each  of  the  improvements  is  listed  according  to  when  its  need  is  anticipated  in  the 
future. 

After  long  months  of  study  and  deliberation,  the  Wendell  Planning  Board  con-- 
summated  their  efforts  on  community  facilities  betterment  by  establishing  a  priority 
for  public  improvements.   A  summary  of  this  listing  is  as  follows: 

1.  Water  and  Sewer 

2.  Streets  and  Roads 

3.  Street  Lighting 

4.  Refuse  and  Garbage  Disposal 

5 .  Ceme  t  er y 

6.  Fire  Department 

7.  Police  Department 

8.  Recreation 

9.  Public  Library 
10.  Rescue  Squad 

The  list  was  adopted  at  the  Planning  Board's  regular  meeting  of  December  30, 
1963.   It  was  later  revised  at  a  meeting  held  on  March  17,  1964;  it  appears  in  the 
revised  form  above. 


-  49  - 


Financing  the  recommendations  of  the  Community  Facilities  Plan  is  the  concern 
of  this  program,  but  it  also  affords  a  prospect  of  future  expenses  of  the  town. 
This  program  may  be  helpful  in  predicting  the  financial  future  of  the  town. 

The  listing  of  improvements  in  each  fiscal  year  grouping  are  not  by  priority. 
Some  improvements  are  divided  into  stages.   For  instance,  where  the  acquiring  of 
land  is  necessary  for  an  improvement,  this  will  be  listed  in  one  fiscal  year  and 
the  construction  and  procurement  of  equipment  will  be  listed  in  the  following  year. 
Street  improvements  and  maintenance  are  listed  every  year,  and  patrol  car  replace- 
ment is  listed  every  three  years.   After  the  initial  four  years  street  lighting 
improvements  are  listed  every  five  years.   The  purpose  of  this  is  to  establish  a 
logical  replacement  and  improvement  schedule  as  a  matter  of  routine  in  adding  and 
replacing  equipment.   Possibly  a  strict  schedule  on  these  items  will  not  be  feasi- 
ble to  follow.   However,  the   reminder  will  be  there  on  schedule. 

For  the  first  six  years  of  the  program,  in  addition  to  the  sequential  listing 
of  improvements,  estimated  costs  and  possible  financing  are  suggested.   The  esti- 
mated costs  have  been  arrived  at  by  consulting  engineering  specifications,  by 
projecting  past  financial  trends,  by  personal  contact  with  public  utility  companies 
state  agencies,  and  private  firms,  by  hours  of  deliberation  by  the  planning  board, 
and  by  consultation  with  the  town  manager.   Probable  financing  methods  for  each  of 
the  improvements  were  arrived  at  by  discussion  with  the  planning  board  and  town 
manager . 

The  last  fourteen  years  of  the  program  list  only  the  improvements  without  cost 
estimates  and  financing  suggestions.   In  this  period  of  the  program* schedu 1 ing 
should  be  allowed  to  have  a  degree  of  flexibility  because  some  improvements  may  be 
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warranted  ahead  of  time,  or  it  may  be  necessary  to  postpone  certain  improvements 
because  of  unforeseen  requirements  which  may  crop  up  in  the  future.   It  is  pointed 
out  that  this  program  is  not  binding  and  it  can  be  revised.   The  Public  Improve- 
ment Program  is  based  on  past  trends  projected  into  the  future.   If  these  future 
trends  veer  to  extremes,  more  than  likely  the  program  will  have  to  be  revised. 
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SCHEDULE 


IMPROVEMENTS 


1964-65 


:  Impr  o vemen t 

Construction  of  water  filtration 
plant  and  yard  piping,  alterations 
to  500,000  gallon  underground 
storage  reservoir,  and  construction 
of  water  intake  structure  at  quarry 


Construction  of  ten  inch  high  service 
water  main  leading  from  quarry  to 
sy s  t em 


Purchase  of  additional  land  for 
sewage  disposal  plant  site  (1  acre) 


Street  maintenance  and  improvements 
Street  lighting  improvement 
Replace  oldest  patrol  car 


Estimated  Cost 


$100,000 


$  19,080 


$  2,000 

$  25,000 

$  300 

$  2 ,500 


Financing 


Water  Bonds 


Wat  er  Bond  s 


S  ewer  Bond  s 
Current  Revenue 
Current  Revenue 


Current  Revenue 


Repair  existing  sewage  collection 
sy s  tern 


1965-66 


$  30,000 


Construction  of  b io- f i 1 tr a t ion  sewage 
treatment  plant 


$127  ,700 


Sewer  Bonds 


Sewer  Bonds 


Impro veme  nt 
Outfall  extension 


1965-66  Cont, 


Street  maintenance  and  improvements 
Street  lighting  improvement 


Estimated  Cost 
$   2,800 

$  26,000 

$     300 


Purchase  crawler  type  tractor  with 
front-end  loader  for  sanitary  land 
fill  purpose 


1966-67 


$   5,000 


Convert  town  dump  into  sanitary 
land  fill  operation 


Street  maintenance  and  improvements 
Street  lighting  improvement 


$  4,000 
$  27,000 
$     300 


Purchase  land  for  cemetery  expansion 
east  of  existing  cemetery 


$   5,500 


F  inane  ing 
S  ewer  Bonds 


Current  Revenue 
Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Current  Revenue 


Cemetery  b eau t if i cat i on 
Street  lighting  improvement 


1967-68 


$   2,000 
$     300 


Current  Revenue 


Current  Revenue 
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1967-68  Cont 


Improvement 
Street  maintenance  and  improvements 


Est  ima t  ed  Cost 
$  28,000 


Purchase  trac t or-tr a i  1  or  tank  truck 
for  better  fire  protection  in  fringe 
area 


Replace  oldest  patrol  car 
Replace  garbage  pickup  truck 


$  2,000 
$  2,500 
$       6,000 


Secure  community  recreational  site 
north  of  town  limits  (20  acres) 


1968-69 


$  20,000 

Community  recreational  site  improvement         $  3,000 

Purchase  playground  and  picnic  apparatus       $  5,000 

Street  maintenance  and  improvements             $  29,000 


Financing 
Current  Revenue 


Current  Revenue 
Current  Revenue 
Current  Revenue 


Recreation  Bonds 
Recreation  Bonds 
Recreation  Bonds 


Current  Revenue 


1969-70 


Construction  of  building  at  community 
recreati  on  site 


Soating  and  swimming  facilities 


$  23,000 
$   1,000 


Recreation  Bonds 
Recreation  Bonds 


1969-70  Cont. 


Improvement 
Street  maintenance  and  improvements 


Est  ima t ed  Cost 
$  30,000 


F  i  nan  c  i  ng 
Current  Revenue 


Extension  of  water  and  sewer  service 
to  recreational  site 


$   6,000 


Recreation  Bonds 


Street  maintenance  and  improvements 


1970-71 


Replace  oldest  patrol  car 


Acquire  right-of-way  for  minor  street 
to  connect  U.  S.  64  east  with  U.  S.  64 
west  on  north  side  of  town  in  accord- 
ance with  the  Thoroughfare  Plan 


Acquire  right-of-way  for  Cypress  Avenue 
extension  to  the  north  in  accordance 
with  the  Thoroughfare  Plan 


Secure  land  for  a  Church  Street  Com- 
munity recreational  area 


Replace  oldest  fire  truck 


1971-72 


1971-72  Cont 


Improvement 
Street  maintenance  and  improvements 


Est  ima  ted  Cost 


F  inancing 


Extend  water  and  sewer  service  to 
the  Church  Street  Community 


Construct  minor  road  connecting  U.S. 
64  east  with  U .  S.  64  west  according 
to  the  Thoroughfare  Plan 


Construct  minor  road  extension  of 
Cypr e  s  s  Avenue 


Procure  right-of-way  from  Poole  Road  to 
U.S.  64  west  for  major  road  loop  accord- 
ing to  Thoroughfare  Plan 


Purchase  playground  apparatus  for  Church 
Street  Community  recreational  area 


Street  maintenance  and  improvements 
Purchase  street  sweeping  machine 


1972-73 


Construct  major  road  extension  between 
U.S.  64  west  and  Poole  Road  in  accord- 
ance with  the  Thoroughfare  Plan 


5b 


1972-73  Cont. 


Improvements 
Street  lighting  improvement 


Est  imat ed  Cost 


Financ  ing 


Replace  garbage  pick-up  truck 


Replace  oldest  patrol  car 

Street  maintenance  and  improvements 


1973-74 


Acquire  right-of-way  for  major  loop 
road  between  U.  S.  64  west  and  U.  S 
64  east 


Acquire  land  for  neighborhood  park 
in  southeastern  section  of  the 
communi  ty 


Street  maintenance  and  improvements 


1974-75 


Purchase  playground  apparatus  for 
southeastern  neighborhood  park 


Construct  major  loop  road  between 
U.S.  64  west  and  U.S.  64  east 
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1975-76 


Impr ovemen  t  s 
Street  maintenance  and  improvements 


E  s  t ima  ted  Cost 


F  inane  inj 


Secure  right-of-way  for  Third  Street 
Extension  to  western  outer  loop  accord- 
ing to  Thoroughfare  Plan 


Replace  oldest  patrol  car 

Street  maintenance  and  improvements 


1976-77 


Construct  Third  Street  extension  to 
western  outer  loop  in  accordance  with 
the  Thoroughfare  Plan 


Street  maintenance  and  improvements 
Street  lighting  improvements 
Replace  garbage  pick-up  truck 


1977-71 
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1978-79 


Improvements 
Street  maintenance  and  improvements 


Est  imat  ed  Cost 


Financing 


Secure  site  for  neighborhood  park  in 
southcentral  location  of  town 


Replace  oldest  patrol  car 

Street  maintenance  and  improvements 


1979-80 


Secure  right-of-way  between  U.  S.  64 
east  and  N.  C.  23  1 


Purchase  playground  apparatus  for 
southcentral  recreational  park 


Street  maintenance  and  improvements 


1980-81 


Construct  major  road  between  U.  S 
64  east  and  N.  C.  23  1 


1981-82 


Impr o veme  nt 
Replace  oldest  fire  truck 


E  s  t ima t  ed  Cost 


F  ina  nc Ing 


Street  maintenance  and  improvements 


Procure  right-of-way  for  Pine  Street 
from  southern  outer  loop  to  northern 
outer  loop  road  according  to  the 
Thoroughfare  Plan 


Replace  oldest  patrol  car 
Replace  garbage  pick-up  truck 
Street  maintenance  and  improvements 
Street  lighting  improvements 


1982-83 


Construct  Pine  Street  extension  from 
southern  outer  loop  to  northern  outer 
loop  road 


Street  maintenance  and  improvements 


1983-84 
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